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25X1A 4, BY UTILIZING MANPOWER AS PREVIOUSLY PLANNED WE UILL 
ENDEAVOR TO MEET FOLLOWING SCHEDULE. THIS WITH UNDERSTANDING 
ERTAIN OVERTIME WILL BE NECESSARY. 
342 OPERATIONAL 7 SEPT. 
343 OPERATIONAL 14 SEPT. 


352 OPERATIONAL 23 SEPT. 
2, IN ORDER TO ACCOMPLSH THE ABOVE WE WILL HAVE TO FOREGO 
welORMAL SHOP SETUP AND UNCRATING PROCEDURES YOR THE TINE SEING. 
35 IF NECESSARY WE FEEL ALL THREE ARTICLES CAN BE MADE i 
OPERATIONAL BY 45 SEPTEMBER IF AN ADDITIONAL SIX MEN ARE ASSIGNED - 
BY 6 SEPTEMBER. 
ke IN ANY EVENT, IN ORVER TO MAINTAIN YOUR REQUESTED 
LICHT REQUIREMENTS ON THREE ARTICLES, AN ADDITIONAL FOUR 
MEN OVER AND ASOVE THE ORIGINAL TWELVE SHOULD 3E ASSIGNED TO 


[on A TEMPORARY BASIS. * @, 4 
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